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SMORAHOUM FOR THE RECORD 


SUBJECT: Trip Report - COROMA Meeting, 14-16 Getober 1959 





ig. Viefer, ax. I attended metinms in Palo Alte on 
14-15 Cetober. ir. er ex I vent cn to BMD for fixther mectines 
02; Le Cetober. 


i. Shephert Committee: ‘The main purpose cf this meeting was to re- 
convene toe special Shepherd Cocmittee (Battle, Kiefer, Shepherd, Plumer 
C'treen, cevison and of GE, cthere present includin; ©: Green and 
The Comsittee was bricfod by an Itek I review croup 
feaaea br their head research man cn the results of its two 
woe. review cf the project as my balt Levison. in briefest 
ole, the vomcittee concluded from this rather berren review ani fron 
Ctuer reports as fallows: 


a. Investigation ae to the cause of the film faflure is 
inconclusive. 


bd. Further testing of film end camera cperstion should be 
comducves. at the Avco amd Bemco high altitude chambers with particular 
excphosis on the issue of brittlenoss of the film at high altitude. 
acres Rurbers 9 ami 12 sheuld be used initially, but the testing 
TAC. be broadenmec to cover all avaciieble cameras as scocti as possible. 


Re-entry problems should continue to be investigated with 
Vas cn tbe ce obs somcet.. 


d. The comrttee accepted the following specific fixes for 
tue naxt Tlicnt: 











190 pounds of 21% fll: 

Leader - ff, Valine 
ready for liftoff. 

nigh terperature armature in cassatte motor. 
Flanged extt roller. 

Full rediatian shield over fila path. 

Proven lisht ticht ablative shell. 

fpprovec recover; bod: besters. 

Additional cemers. instrumentation. 

Terque motor ou supply for held down dicing: escent puase. 
fecifiod cuillctine emd light seal. 

Gay Cut eway foan in recovery bucket. 
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Declassified and Released by the NR —— 


in Accoraance with E. O. 12958 


on_NOV26 1997 


report submitted recently relative to LUSD readiness procedures, it was 


acreec by RO ani LISD tint RD eset 
by BML, would atcept the icedse om: the 
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-- Hole of colonel Mrply: It wes agreed by meeors. QB od Plumer 








a. Assume the Gi reporting responsibility ant ty cable 
tice @ veek give as a detailed report as to tecimicnl developments. 





b. Becous familiar with the surrearmsing acceptance 
to the end that be rather then perfara acceptance aon cr 
behalf during the 1% progran. 

4. Gost of Fixes: on: QM ac scc thet 
LECOCAO Cctober probably all x cxtre costa incurred as 6 reslit of toe 


failures could be sbecrb)ed in the present fimding of the 1959 CORUHA 


progren 

occurran: and the question was raised for It. Kelly's ettention az to 
Whetne> thease overruns sha:lé be picxsd up in the 1960 CORONA prime contract 
or charced as cverruns to the 1959 procram. (Since that tine ve heve learnec 
that Itek has to date er additional cverrum cf approcimete] GEBMBin the 
i957 procre:..) 


MESTINGS AT BMD 


. The Salloving matters were covered at BO with Colome? . cothmar 
am Cclomei OAler: 


a. (x(mnication: Se cr:anivation of BS af it effects NA: 
We re .cved Of Soowr b& toe attacnoc cnart. 
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CORA Schaal ing Questions: 


(1) Turn around tines bave not been imroved sufficiently 
to permit the scheduling of sore than 2 shots per 
month during 1960. 


(2) The bio-ned ahets can be and are schedulec for Decestbe> 
1959 exvi Jemuemry 1960. 


(3) The new GE Marz ITT ablative shell (substitution of nylon 
for plastic) will provably not be used. If it is adopted 
its testing will be accomplished in reguler CORCHA shots. 


(4) ‘She iaproved Agena vill probably be aveilable in March, 
| for operational use in April. 
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CCHTIMIATICN GY SHEPHERD COMAITTSS 

It was a reed that this would be continued on an informe, basis until 
cfer toe next firing taat time e recommendation would de ale to 
: utlam as to ite future role. 


At the end of the day ve hed « brief ee eee 
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cistribution: 





